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Message Text 


UNCLASSIFIED 

PAGE 01 BANGKO 19457 171001Z 
12 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO OCL-OO OC-06 CCO-OO SY-07 /022 W 

019581 

R 170910Z DEC 73 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 9063 
INFO AMEMBASSY MANILA 

UNCLAS BANGKOK 19457 

E.O. 11652: N/A 
TAGS: ABLD, TH 

SUBJ: DTS SEAWALL, PROPERTY NO. 16316 

REF: BANGKOK 18818 

FOR A/FBO FROM LORA; MANILA FOR ATO. 

1. FOLLOWING BIDS RECEIVED DECEMBER 14: 

BID AMOUNT SEQUIVALENT 
BAHT 

(A) SOUTHEAST ENGINEERING (THAILAND.CO., LTD. 6,050,000 297,737 

(B) MANTRADE INDUSTRIES (THAILAND). LTD. 6,387,342 314,338 

(C) CHRISTIANT & NIELSEN (THAILAND), LTD. 8,500,000 418,307 

CD) THAI YONG PHANICH CO., LTD. 12,800,000 629,922 

(E) THAI UNIVERSAL ENGINEERING CO.. LTD. 1 8,986,702 934,385 

(F) CONSTRUCTION & ENGINEERING SERVICES CO. 20,950,000 1,031,004 

2. COMPLETION TIME 12 CALENDAR MONTHS. 

3. BIDS OF SOUTHEAST ENGINEERING AND MANTRADE VALID FOR 60 AND 30 
CALENDAR DAYS, RESPECTIVELY, SUBJECT TO NEGOTIATION AFTER 
EXPIRATION. 

4. RE PARAS 4 AND 5 REFTEL. FBO/BK REQUESTED MANTRADE ON DEC.4 

TO SUBMIT ALL NECESSARY SUPPORTING DOCUMENTATIONS TO THEIR CLAIM 
PER ARTICLE 16C OF GENERAL CONDITIONS UNDER CONTRACT S48-FBO-563. 
THEY STATED DOCUMENTATIONS WILL BE FURNISHED AFTER BIDDING 
UNCLASSIFIED 

UNCLASSIFIED 
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RESULTS KNOWN. DEPARTMENT REMINDED CONTRACT WITH MANTRADE NOT 
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YET CLOSED OUT. 

5. INSTRUCTIONS REQUESTED SOONEST WHETHER TO NEGOTIATE WITH TWO 
LOWEST BIDDERS OR ABANDON THIS PROJECT. 

KINTER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 DEC 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BANGK019457 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BANGKOK 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1 9731 222/aaaaapsg. tel 

Line Count: 66 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: BANGKOK 18818 
Review Action: RELEASED, APPROVED 
Review Authority: kelleywO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 06 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <06-Dec-2001 by williadt>; APPROVED <19 MAR 2002 by kelleyw0> 

Review Markings: 
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US Department of State 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: DTS SEAWALL, PROPERTY NO. 16316 
TAGS: ABLD, TH 
To: STATE 
Type: TE 
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